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Message Text 

CONFIDENTIAL 

PAGE 01 MANILA 11541 110443Z 
ACTION SY-05 

INFO OCT-01 EA-10 ISO-OO OC-06 CCO-OO OCL-OO FBOE-OO 
A-01 /023W 

081628 112204Z/70 

R 1 10409Z JUL 78 
FM AMEMBASSY MANILA 
TO SECSTATE WASHDC 8216 
INFO AMEMBASSY BANGKOK 
AMCONSUL HONG KONG 
AMEMBASSY TOKYO 

CONFIDENTIAL MANILA 11541 

WASH FOR SY/T, SY/FO, HONG KONG FOR RSS AND RTC, 

BANGKOK FOR TSO 

E. O. 11652: GDS 
TAGS: ASEC 

SUBJECT: RENOVATION SINGAPORE CCC AREA 
REF: MANILA 08927 (NOTAL) 

1 . FOLLOWING ARE EXCERPTS FROM MANILA REFTEL: ATO IS 
TENTATIVELY PLANNING A POWER UPGRADE AND GENERAL RENO- 
VATION OF SINGAPORE TCU DURING THE LAST QUARTER OF CY-78. 
RENOVATION WILL INCLUDE REMOVAL OF WALL BETWEEN TCU PARENT 
ROOM AND RADIO ROOM AND INSTALLATION DROPPED ACOUSTICAL 
TILE CEILING THROUGHOUT TCU AREA. PRIOR INSTALLATION OF 
DROPPED CIELING, IT WILL BE NECESSARY TO PHYSICALLY 
RELOCATE THREE WINDOW TYPE, WALL-MOUNTED AIR CONDITIONERS 
APPROXIMATELY 18 INCHES LOWER THAN PRESENTLY LOCATED. 

SPECIFICS FOLLOW: A. REMOVE 5-FOOT LONG FLOOR TO CEILING 
NON-LOAD BEARING, LIGHT WEIGHT BRICK WALL APPROXIMATELY 

5 INCHES THICK, DISCUSSED PARA 1 ABOVE; MAKE NEW PENE- 
TRATIONS IN TCU WALL (APPROXIMATELY 4-1/2 INCHES THICK) 

FOR PARA 1 ABOVE AIR CONDITIONERS; BLOCK UP PRESENT A/C 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 MANILA 11541 110443Z 

PENETRATIONS TO MEET DTS/IS-1 PHYSICAL SECURITY STANDARDS. 

FABIRCATE NEW EXTERNAL A/C GRILLS AND INTERNAL A/C 
RETAINING METAL STRAPS, IF REQUIRED AND INSTALL SAME. 

2. TSO MANILA HAS DISCUSSED TASKING SITED IN MANILA 

08927 WITH BOTH ATO AND RCO. RCO IS PRESENTLY DETERMINING 
IF THERE WILL BE ANY ADDITIONAL REQUIREMENTS FOR WORK IN 
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CRU SECTION OF CCC. 

3. BARRING ANY MAJOR ADDITIONS TO SCOPE OF WORK, REGIONAL 
SEABEE MANPOWER SHOULD BE SUFFICIENT TO SUPPORT PROJECT 
DURING LAST QUARTER CY-78. 

4. PLEASE ADVISE CONCURRENCE. MURPHY 

CONFIDENTIAL 

NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 1 1 jul 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978MANILA1 1541 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D780284-0395 
Format: TEL 
From: MANILA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780775/aaaackup.tel 

Line Count: 69 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 49f8ce77-c288-dd11-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: 78 MANILA 8927 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 04 may 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2053177 
Secure: OPEN 
Status: NATIVE 

Subject: RENOVATION SINGAPORE CCC AREA 
TAGS: ASEC 
To: STATE 
Type: TE 

vdkvgwkey : odbc://SAS/SAS.dbo.SAS_Docs/49f8ce77-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



